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Message Text 

UNCLASSIFIED 

PAGE 01 BRASIL 01079 131959Z 
71 

ACTION FBO-01 

INFO OCT-01 ARA-10 ISO-OO /012W 

019275 

R 131920Z FEB 74 
FM AMEMBASSY BRASILIA 
TO SECSTATE WASHDC 1821 

UNCLAS BRASILIA 1079 

FOR FBO FROM TAYLOR 

E.O. 11652: N/A 
TAGS: ABLD, BR 

SUBJECT: LANDSCAPING EIGHT SOR'S CONSTRUCTION CONTRACT NO. 
3716-321298 

REF: TELCON HAHN WITH TAYLOR FOR LANDSCAPING PROPOSAL EIGHT 
SOR'S 

PER HAHN REQUEST SUINA JARDINS PROPOSAL SYNOPSIS FOLLOWS 



LOT NO. 


AREA M2 


TOTAL 


QL 4/9 LT 2 


1000 


CR$ 52.500 


QL 4/14 LOTS 






1 & 2 2545 


CR$ 92.000 


QL 4/10 LOTS 






13 & 15 


747 


CR$ 39.800 


QL 4/3 LOT 5 


433 


CR$ 25.200 


QL 3/4 LT 12 


476 


CR$ 28.000 


QL 3/9 LOT 14 


393 


CR$ 22.600 


QL 4/4 LOT 17 


727 


CR$ 39.800 


QL 4/1 LOT 10 


383 


CR$ 22.600 



GRAND TOTAL CR$ 322.500 US$51,200 

PRICES INCLUDE PROJECT FOR EACH INDIVIDUAL SITE, INSPECTION 
OF ALL PHASES OF WORK, PLACEMENT OF TOP SOIL AND GRADING 
TO GRADES AS SPECIFIED ON PROJECT, PLANTING OF GRASS, TREES 
AND SHRUBS, BOUNDARY LINES WILL BE PLANTED WITH "CIRPRESTE" 
TO FORM A HEDGE, CONTRACTOR WILL MAINTAIN LANDSCAPED AREA 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BRASIL 01079 131959Z 

FOR A PERIOD OF SIXTY DAYS AFTER COMPLETION OF CONTRACT. 
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COPY OF CONTRACTORS PROPOSAL AND DRAWINGS WILL BE TRANSMITTED 
EARLIEST. 

CRIMMINS 



UNCLASSIFIED 



NNN 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 13 FEB 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974BRASIL01079 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: BRASILIA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740237/aaaabien.tel 

Line Count: 65 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: TELCON HAHN WITH TAYLOR FOR LANDSCAP, ING PROPOSAL EIGHT 

Review Action: RELEASED, APPROVED 

Review Authority: martinml 

Review Comment: n/a 

Review Content Flags: 

Review Date: 01 MAR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <01 MAR 2002 by elbezefj>; APPROVED <27 NOV 2002 by martinmb 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: LANDSCAPING EIGHT SOR'S CONSTRUCTION CONTRACT NO. 3716-321298 
TAGS: ABLD, BR 
To: STATE 
Type: TE 
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